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CONFIDENTIAL 

PAGE 01 SAIGON 10307 090636 Z 
46 

ACTION AID-59 

INFO OCT-01 EA-07 IGA-02 INR-10 SS-07 L-03 CIAE-00 DODE-OO 

ADP-00 /089 W 

042511 

R 090545 Z JUN 73 
FM AMEMBASSY SAIGON 
TO SECSTATE WASHDC 2923 

CONFIDENTIAL SAIGON 10307 

AIDAC 

E. O. 11652: ADS, DECLASS 12/31/73 

SUBJECT: TAKE- OVER OF OICC ACTIVITIES BY USAID ( HIGHWAYS) 
REFERENCE: STATE 105710 

1. USAID CONCURS WITH TAKE- OVER OICC HIGHWAY WORK PER REF. 

2. USAID AND DIRCON IN AGREEMENT THAT TRANSFER CAN BE HANDLED 
WITHOUT UNDUE COMPLICATIONS SUBJECT TO AGREEMENTS AND POLICY 
GUIDANCE FROM AID/ W AND DOD. IF REQUESTED, USAID AND 
DIRCON CAN NEGOTIATE SUGGESTED DETAILS OF REVISED CONTRACT 
FORMAT PO REQUIRED; CONTRACTING OFFICER AUTHORITY; METHOD OF 
PAYMENT TO CONTRACTOR; TIMING OF THE TRANSITION, ETC., AND 
JOINTLY ADVISE. 

3. FYI. CONTRACTOR ON LS II WILL HAVE ALL ROCK REQUIRED BY 
MID- JUNE 1973, SO ONLY LS I WILL REQUIRE MODIFICATION THIS 
AREA. BRIDGE APPROACHES LTL-27 ESSENTIAL TO PROVIDES 
ERTH 

EMBANKMENT AND ROADWAY TO NEW BRIDGES BEING BUILT BY ARVN 
ENGINEER TROOPS. USAID PLANS REQUEST DIRCON INCORPORATE 
LS II CONTRACT BY CHANGE ORDER. SOME BRIDGE STRUCTURES 
NOW COMPLETE, BUT CANNOT BE USED UNTIL EMBANKMENTS BUILT. 

END FYI. 

WHITEHOUSE 

CONFIDENTIAL 
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